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ORIGIN SY-05 

INFO OCT-01 NEA-10 ISO-00 OC-06 CCO-00 /022 R 

DRAFTED BY A/SY/NSU:MLHOFF:TD 
APPROVED BY A/S Y/FO:KD ALTON 
A/SY/NSU:RMNOWAKOWSKI 

070411 

R 110149Z SEP 76 
FM SECSTATE WASHDC 
TO AMCONSUL CASABLANCA 
INFO AMEMBASSY CAIRO 
AMCONSUL ALEXANDRIA 


LIMITED OFFICIAL USE STATE 225054 

E.O. 11652: N/A 

TAGS: ASEC NSU 

SUBJECT: SECURITY CONSTRUCTION 

CASABLANCA FOR RTC, CPOIC SEABEE TEAM, CAIRO FOR RSO, CRO, 
ALEXANDRIA FOR PSO 

1. A/SY HAS RECEIVED FORMAL REQUESTS FROM A/OC FOR SECURITY 
CONSTRUCTION PROJECTS IN CAIRO AND ALEXANDRIA. 

2. THE CAIRO PROJECT INVOLVED THE DEMOLITION OF A PARENT 
ROOM WALL THEN CONSTRUCTION OF A STUD WALL RESULTING IN A 
LARGER PARENT ROOM. ANTICIPATE THREE TO EIVE DAYS. POST 
DESIRES PROJECT TO BE COMPLETED BY 15 OCTOBER. 

3. THE ALEXANDRIA PROJECT CONSISTS OE RUNNING CONDUIT AND 
PULLING WIRE FROM GENERATOR ROOM INTO THE CCC. ANTICIPATE 
THREE TO FIVE DAYS WITH POST REQUESTING COMPLETION PRIOR 
TO 3 OCTOBER. 

4. REQUEST CASABLANCA ADVISE IF THESE PROJECTS ARE SCHE- 
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DIILF.D FOR ACCOMPLISHMENT. KISSINGER 
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Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 11 SEP 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: CunninFX 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976STATE225054 

Document Source: CORE 

Document Unique ID: 00 

Drafter: MLHOFF:TD 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760344-0071 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760970/aaaachoo.tel 

Line Count: 61 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ORIGIN SY 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: LIMITED OFFICIAL USE 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: CunninFX 
Review Comment: n/a 
Review Content Flags: 

Review Date: 03 JUN 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <03 JUN 2004 by BoyleJA>; APPROVED <08 OCT 2004 by CunninFX> 

Review Markings: 
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EO Systematic Review 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: SECURITY CONSTRUCTION CASABLANCA FOR RTC, CPOIC SEABEE TEAM, CAIRO FOR RSO, CRO, ALEXANDRIA FOR PSO 
TAGS: ASEC, NSU 
To: CASABLANCA 
Type: TE 
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